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Message Text 


UNCLASSIFIED 

PAGE 01 CONAKR 01578 09I600Z 

46 

ACTION AF-08 

INFO OCT-OI ISO-00 EB-07 /0I6W 

059219 

R091505Z AUG76 
FM AMEMBASSY CONAKRY 
TO SECSTATE WASHDC 2191 
USDOC WASHDC 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY FREETOWN 

UNCLAS CONAKRY 1578 

USDOC FOR MEPD 

ABIDJAN FOR CLARK EQUIPMENT REP NIELSEN 
FREETOWN FOR GM REP 

E.O. 11652: N/A 

TAGS: BEXP BTRA EAID GV US 
SUBJECT: IBRD ROADS PROJECT 

DEPT PASS: JOSEPH HRARI AFRITRADE INC. 80 BROAD STREET, NEW YORK, 
NEW YORK 10004, TEL: 344-8070 

REES: (A) CONAKRY 1472 (NOTAL) (B) ABIDJAN 6241, (C) FREETOWN 2444 
(D) HARARI COMMERCIAL TELEX (E) CONAKRY 0756 

1 . CONTRARY TO REPORT REF A TENDERS OFEER IBRD ROADS PROJECT 
REMAINS VALID. DATE FOR SUBMISSION OF BIDS EXTENDED EROM 10 
AUGUST 1976 TO 31 AUGUST 1976 AT 1000 HOURS. 

2. REPEATING INFO REFTEL E COPIES OF OFFER MAY ONLY BE PURCHASED 
AT FOLLOWING LOCATIONS: 

(A) MINISTRY OF MAJOR WORKS, CONAKRY, GUINEA 

(B) EMBASSY OE THE REPUBLIC OF GUINEA 
2112 LEROY PLACE NW 
WASHINGTON, D.C. 

(C) LOUIS BERGER INTERNATIONAL 
100 HALSTEAD STREET 

EAST ORANGE, NEW JERSEY 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 CONAKR 01578 091600Z 

(D) TRACTIONNEL 
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31 RUE DE LA SCIENCE 
1040 BRUSSELS, BELGIUM 

(E) EMBASSIES OF THE REPUBLIC OE GUINEA, PARIS, TOKYO. 

3. DOCUMENTS NOT AVAILABLE ABIDIAN OR FREETOWN. 

4. BASIC PROBLEM DESCRIBED REF A(NOTAL) PERSISTS. TO SEEK 
CLARIFICATION, GOG MINISTER OF BANKS N'FALY SANGARE AND MIN OF 
PUBLIC WORKS MOHAMED LAMINE TOURE ARE MEETING WITH IBRD IN 
WASHINGTON THIS WEEK. REPORT THAT IBRD TENDERS OEEER CANCELLED 
RESULTED FROM CONTINUED SQUABBLING BERGER REPS AND DEPT OF ROADS 
AND BRIDGES. TWO WEEKS OE CONEUSION OVER WHETHER TENDER OEEER 
VALID CAUSED GOG TO EXTEND OFEER TO AUGUST 31 AFTER CONEIRMATION 
PROJECT STILL ON. 

HARROP 

NOTE BY OC/T: NOT PASSED NEW YORK 


UNCLASSIEIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: HIGHWAYS, PROGRAMS (PROJECTS) 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 09 AUG 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976CONAKR01578 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760306-0367 
From: CONAKRY 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760874/aaaacmqr.tel 

Line Count: 78 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AF 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: 76 CONAKRY 1472, 76 ABIDJAN 6241 , 76 FREETOWN 2444, 76 CONAKRY 756 

Review Action: RELEASED, APPROVED 

Review Authority: greeneet 

Review Comment: n/a 

Review Content Flags: 

Review Date: 27 FEB 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <27 FEB 2004 by ReddocGW>; APPROVED <19 JAN 2005 by greeneet> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: IBRD ROADS PROJECT DEPT PASS: JOSEPH HRARl AFRITRADE INC. 80 BROAD STREET, NEW YORK, NEW YORK 10004, TEL: 344- 
8070 

TAGS: BEXP, BTRA, EAID, GV, US, IBRD 
To: STATE 
COM 
Type: TE 
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